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STAFF MEETING MINUTES - 4 August 1959 
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Personnel Present - 

Colonel Burke 

Mr, Kiefer 


Mr. Parangosky 





, ^ ? . ^ T U S - FE RRY PLIGHTS -\_ I reported that 

the 400 hour experience goal has been completed and the conclusion 
is that the J~75 is as reliable as the J -57 engine. It will bn 
suitable for deployment 12 August as planned. Tests on the camera 
mount to eliminate vibration are continuing and Kelly Johnson has 
expressed himself as confident of success. The aircraft will be 
deployed without mount kits in order to place them in the field as 
soon as possible^ for pilot training. Deployment will take place 
between 12. and 1 [ August. The present schedule calls for two J~75 
modified aircraft to arrive in Adana 1 4 August. At the sa me time 
number 355 will be landing in the ZI. / 


25X1 



/ As soon as operation is completed there, the C-12k 

will proceed to Adana. Personnel who will assist in the pilot 
training are proceeding to Adana on the 0124 and commercial air. 
The aircraft sent to Adana will not be considered operational until 
camera mounts are in the field nor will they be committed to actual 
missions until 5 GO hours have been logged. 


25X1 


25X1 



NRO review(s) completed. 
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- Mr, Parenigoaky reported t&afc sa apparent 
igaitor failure had delayed the sctaMaled CGRCm laameh. Sia latest 
alaelon date is now 10 August. Mr. Kiefer reported that tfe® peylcad 
-ms resawed and examined and apparently there were no defects astperl- 9 cyi 

aac^ as a result of the aquijaasnt 1)0123 held so long oa tiw» flrls® 
pad. 



M6df - It was anaounced that present t hinkin g is to iac ludo 
mrtceatrics people in the AR6C® program. However, LoeMassd is 
studying tfea situation. Mr. Kiefer advised that ABPA «iv» seed a 
survey team to various Ed. sails bases in the next few months m& -feat 
he will be part of the team representing CIA but traveling as an 
MPA consultant. 


10. PBRBQBii&L BSQmRHMESEP STUDY - She man-hour S'tas&y in progress 
in each Branch is expected to be ccaapleted ssM ready for discussion 
with Colonel Burk® ca 6 August. A final paper on it will then be prepared. 
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IUI UL.Uill .1 



*^3» BOI^IgT AM) PROOF i M APPROVALS «* Colossi Burke edtfised ttefc 
fistdialnatiaa has been m/3 that a budget approval is ®ot pay »s e, 
program approval oaa a pav^icalar item* Mr. Blss&ll «aets aeepSrate 
program approval as distinguished f*c® the ewall bud@ 3 i approval > 
la affect, the ajr/xm will wc xric as follows: final progress approvals 
will be given atm* preo.nted ©ai Justified aad t&an w hen the m 
budget ©ernes up for ©pyreval, all that will be aeeessasy will be to 
r«far back to i&a pro^.*aa approval. SMs would be dem by a psspjy 
re-capping tbsr Project purpoas, saplaialag tfee ©urrest status , atWLaiag 
if there have basm say addiUcnfi or delations and acting forth total 
cost. So other paper aaafi bs sent to Msr. BIssali under this system. 


STA^f BOAHD - Modification of U-g’s at the test alto 
for tbs J“T!> ssagise jr© eentlaulnjg according to schedule. !The tosea 
t*** will gp to Ma/a as part of the ferry mission will consist of 
mi ©agio® man, aa y.to pilot tachaieisa, a chief essgtaeer, asd a 
cM«f t®»t pilot, brior to tbsir return to the teat aits they will 
report to Berdquasrfays for a critique on the J-75 program. 


I'j. canascvion with the t?-'75 progrs 33, Mr. Rebar was u 
forealate raqjuAawpiata based on frtee capability of tbs v^ide 


asked to 


25X1 
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ABRtGVSD: 
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WILLIAM 'JU8KB 
Colouel , WM 
Acting Chief, BED 

CCR-G567 
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